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4. 



In id€e fetruftry 1954 a source ieaiacd that 3 turbines wcre/schedHlcd to be sffTup A + 
at the Muldenstein povafr plant for the electrification of the Halle- ‘-Leipzig line, . ' 
Two other turbines for the power supply of the Hallo^Bitterfeld net, which had bean ~ 
returned by tho tSoviots and were being overhauled by the Bergmaxm^Boraig tTirmJ 
were also scheduled to be installed* The power station was planned to have an 
outout of 25J|W by 1 October 1954® Twelve boilara were, under construction* Additional 
f6n& boiler#- yore schedule d c ’The power plant was sohedixled to ha in full operation 
by late 1954.* 25X1A ....... . . 


In late February, source determined Q 


] that the second track on 


the Halle.Koethen line uns. under construction. Ties and rails had arrived during 
the. f#ost period. ffoubla-tracxiag was' also under way at the WolfeiADessau ftretch. 2 

A railroad t*le£fe§ ‘'from tho Crei?svrild”regSdiXdQ. railrfca<i headoufurfcArs ‘to 'thelpase* 
vriTklriv. rrswaldg' railroad of.fi oss indicated that. beginning 15 March, the Tantow- 
s to he blocked for four months because of opnstruetio® •workj.thn^gpttre 
. .. ;o whs fce flSre-ranied via the Grambbv-Stettin line during that peric^aad 

tuat nc tU'.ieta'bles had been agreed upod in ednperation with the neighboring 

Polish headquarters J \ ‘ ‘ ' _ 

On 3 March, 1 - the connecting tsdrve for SeubrandenBuyg yhlch jojLna the Paaewalk»Aagpr-.„. 
muende- main line near Prortslaa was not yet completed except for the ballast. The bare' 
structure of the interlocking switch was completed. Rails and signal Installations st ill 
had to be supplied. a- 
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5. In early March, source determined 


that tho Angermuende-Tantow 


line was blocked to freight traffic for a period of four months beginning on 1 March 
25X1 X Traffic will be re-routed via the Pasewalk-Grombow line during that periodP 

6. In late February, preparations for the reconstruction of the make-shift bridge 
across the Rsndov River near Loecknitz had started, A hutment for workers was con- 
structed at the site. 5 

7. The following is a tabulation of the 1955 investment plan of the Greifswald re- 
gional railroad headquarters: 
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Location and Type 
of Work 

Eastmarks 

Km of Rails 

Switch* felts 

DucheroW“Ahlbeck ^ 
railroad station 

6,000,000 

12,1000 

8 

> 

Stralsund station 
rails 

750,000 

1,850 

16 

Bad rVelenwalde station 
reconstruction 

1,000,000 

3,250 

24 

Altranft station 
c-FQ3&ing 

261,000 , 

0,750 

4 

Sberswalde station 

4 rails 

300,000 

1,200 

4 

Brits station crossing 

150,000 

200 

6 

Mosokenhagen station 

403,000 

750 

4 
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10 . 


These preliminary projects were not yet approved by the Ministry of Rail roads, 

Winaer (fnu), official in charge of railroad lines who had been transferred to 
the Schwerin regional railroad headquarters from the Ministry of Railroads 
announced at an internal conference that the railroad maintenance urogram could 
" “ sscut,d completely in 1954 for lack 0 f materials. Rails arrived from the 
JSSR and were now welded together to a length of 50 meters, while only 10 percent 
, tios feK Pected were supplied. No other deliveries wars scheduled for March 
j* 1 ® Jfa ^^ 8 were to bo fitted with special nails which were- expected to be’ de- 
livered from Western countries . > ‘ 

In conjunction with the reconstruction of the bridge across the Oder River near 
Nauruednitz, the dismantled Wriezen-Nouruednitz stretch was scheduled to be recon- 
structed. » , 

Construction projects scheduled to be executed in 1954 are handicapped by lack of 
material. Although the Groesbeeren-Juaterbcg line had been completed double-track 
terminal stations could not start operation as a result of lack of switchings! 9 
This also appla.es to the reconstruction of the 'fcorthvesu ring at which only the 
Br iese lang-Wustermark stretch with two curves toward Wustermark freight station and 
,/ustermark railroad station will bo constructed in 1954. Projects planned for 1955 
on the Birkenwerdor-BfieSelang line include the Hohenneuendorf and Hennigsdorf/Nord 
crossing with transitions vo Velten; the crossings in Schoenwalde and Fslkenhagens 
and preparatory work for the Stendal line in the area of Wustermark which is required 
construction oi the large curve cross in that area. Bridges were also sche- 
duled to be completed on the Wlidpark-Michencb rf lino . 40 


11 . 


The Ministry of the Interior plans to establish two large fuel depots, one with a 
capacity of draining 60 tank cars at a time on the Koenigswustorhauson-Beeskow Una 
near the Kablow railroad station, and one near Tasdorf north of Ruederedorf with a 
25X1 A comma e ting tracks 3 to 4 kns long, branching off near Ruodorsdorf o ^ 


I Information on the reconstruction of the dismantled railroad power 
station in conjunct ion with the electrificat ion of the lines of that area was pre- 
viously reclovod. | | o 
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25X1 2. 


| Comment . The two projects or® part of th® 1954 construction program. Delivery 

of new rails from the USSR seems to make itB execution possible. See also paragraph 
8 of the present report. 


25X1 3. 

25X1 
25X1 4 . 
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C oipa ntg The Schema -Stettin border crossing point is served by the Pasewalk- 
-Grambow and Angermuende-Tantow ‘i inosc The line via Grambow had been blocked in 1953* 

1 - The other line via Tantow is now under repair 0 


^Comm ent . Informatio n on the construction of a connecting curve near Prcnslau 

was pr^sviously submitted. | | o 
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C<i ffrnont a The permanent bridge is constructed on the Pascwalk-Stettin Xineo 

I Comment . T he information refers to the reconstruction of a double-track line 

to the Island of U sodom which had been totally dismantled* The destroyed bridge 
over the Peene River near Karnin would then also have to be reconstructed. See 

o The line is between 30 and 40 km long and needs rails 
ror more than lz Km even if reconstructed single-track. 


25X1 7. 


| In the summer o f 1953 , Winzor was appoint ed special commissar for the 

procurement of rails and ties. I ~| e The deliveries of 25X1 

rails frcsa the USSR bo gain in mid-October 1953. Of a total of 50,000 tons about 
42 s GOG tons had been delivered by late 1953® The large las® of the Russian rail which 
is 132 rm makes it necessary that the rails be fitted with special steel nails which 
are not supplied by the Russians and unavailable in East Germany and must be obtained 
from the West* 


25X1 8, 
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ICon^nt. See also 


I Comment. The complet ion of this double-track line was previously reper ted. 


25X110. 
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I Comment o Work for the construction of the so-called West Ring Berlin which 
would close the gap in the Berlin Outer Freight Ring was further postponed. See 
| „ A lay-out sketch was previously submitted. See 
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llo I I Comment . The construction of these fuel depots which are probably destined 

for the KVP was reported for the first time and appears credible, especially as two 
large KVP depots had already been established in the field of ammunition supply Q 
Kablow is located on the eastern bank of the Kruepel-See Lake east of Berlin. Tasdorf 
is located about 2.5 km north of Ruedersdorf close to the Fr eder s dorf-Rue do r s dor f 
single-track branch terminal line which branches from the Berlin-Kua stria main line 
toward the south* 

25X1 A 


secret/ 


25X1 


Approved For Release 2002/07/24 : CIA-RDP80-00810A0041 00200002-2 








